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flussllerg Agenda 
19 December I960 


Z. General Program Rev tor 

A. Introductory remark# by Mr. Bissell. 


C* Accelerated flight teat program concept: Lockheed, Pratt & Whitney, 
and others as required* 

©. Remarks on AF-12 program. 

1. Pour of Lockheed Facility. 

IZ. Special technical Discussion Group Meetings (Limited Attendance) 

r A. A. A. teats problem areas and approaches to cope 

with them* 


broad progress-status reports, interface and problem areas, ex- 
details to be discussed in separate technical meetings: Lock* 

itt A Whit 

Perkin-Slmer, Firewel, 

msiA Fastmsn-Kodsk. 


CD 


Review of A. R. tests, with asqphsSis on 

1 m frequency. 


(8) Schedule b and future tests. 

(3) Materials status: honeycomb, ferrites, status fins and high 
temperatures* 

(A) Flight test program concept. 

S. Airframe and Related (toordlnation : 

(!) Weight review 

(8) Aircraft performance objectives review 


(3) Titanium material status 


( 4 ) Ejector status 


(5) operational analysis program 
0. Pratt k Whitney 
(1) Weight status 
(8) Engine performance review 
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eg arc 


(|) Engine development problem urea* 

(4) Fuel and lubricants? status trade -off* and problem «reas 
Rector and remote gearbox teat and schedule a 


(1) Weight report 

(2) Milestone • and schedules 

(3) Curved flight line oansra study 



Cpon request 



ve/Support; Special Ad-hoe meetings/ consultations as required 
eover and smrnori areas. ”* ’"** 
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